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This is UNEVALUATED Information 


the followii^ sxsms ware budgeted for 1953 railroad constrxiotion CL/*oject£i 
of the Greifsi^d regioxsal railroad headqxjcir ter a j 25X1 

Project iiHiouat Baageted in 

„„ 


Reconstruction and erilargement of the Bad. 
Freienwalde railroad s»intenanc© shop ^ 


2j,C67^000 


Replacanent of rails and avltches in the 
Greifs^^raLid reilroad district 

Junction between the Jarm 0 n«-Scbi!]ar 8 ov 

3CiaiTow^-^ug© and the Deiamin-Tutov llnee^ 300,000 

ConstructioEi of a crossing loop at the Hersaprung 

railroad station on the E!bereii^de-*Ang6r!nuende line 230,000 

Construction of a bridge over the Slavei Brook 

near Tantow on the Angermuende-6tettin line 13o,000 

Construction of an ei^ne shed at Bergen on 

Ruegen Island 100, OCX) 

Construction of a loading rasnp at the Pasewalk-East 

railroad etatioa 25.D00 

Construction of a cart road at Trent on Ruegen 

Island (Bergen-slltenkirchen line) 25*000 

Construction of a bridge over the Randow River at 

kilometer marker 25*824 on the Pasevalk-^Stettin line^ 130,000 

Construction of a, fuel dump at Neubrandenburg 120,000 
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2. In snid-Kovember 1952,1 ^ the connecting curves between 

the Nprdwestring and the Berlin-Velten line must be re-designed because 
the Hennigsdorf Foundry will henceforth be served by the Velten railroad 
station**^ 25X1 


25X1 


3o In mid-October, the location sketch of the connecting cui*v8S 

joining th^ Nordwestring Bejrlin east of Erieselang from railroad construction 
drawings 

4;‘ lu late November, | | the SCC had given orders for double-track 

operations on the Dobrilugk/Kirchhain-Finsterwalde line to be started oh 4oirv^ 
Dece)Rber A 25X1 


5o On 21 Kovemberl 


the followihg informations 


25X1 


For the time being, only single-track operations ere possible on the 
Karow-Blrkenwerder line 

Ib 1953, the Hennigsdorf -Nord railroad station will be provided with 
a crossing loop 300 meters in length to ba used by passenger trains » 
The Hohenneuendorf, Schoenvalde, and Falkenhagen railroad stations 
will each be provided viith a crossj.ng loop 750 meters in length and 
a platform 300 meters long 4^ 


25X1 


60 On 25 November, 


the spur track at Gumnitz originates 


ao IcOomat^ marker 3*5 on the Torgelow-Eiggeslii raiijroad line and extends in 
a southeasterly direction via the Spechtberg forestry unloading point, 
kilometer marker 0*8 km, to the target range, kilometer marker 2 km » At 
this point, the spur track branches out into lines leading to the southeast 
and east-soiatheasto A sketch of the spur track was made a In early Decsaaber, 
340 carloads of construction materials arrived at Gumnitzs daily* Of this 
total, 250 carloads were laidoaded at Gumnita, the remainder at Torgelow, 
E;gg©sin, Jatznic.k, Ueckei^nuende and Hop’^enwalde* Kost of the material 
u^oaded at Jatznlck is used for the construction of the Spechtberg-Loecknit-^ 
highway, wi:ich is to connect the ammunition depot in loecknitz with Gisnnitz*^ 


7.> 


a. 


]the Sfi^ard-Glowe railroad line %jas 


On 22 November , I 

9 I 1^ ^ WAW *fcj«**W VJCZ-i:? 

stakes! off* The line will originate 2*5 km southwest of Sagard and extend 
to the nortli via Lubitzo It is believed that construction work on the line 
will not be started before the spring of 1953a ' 

In late November , | ^ the road south of Vogelsang that 

the singio-track Vogelsang-^chorfheide railroad line appeared to be 
coxnpletedft On 27 and 23 November, a Diesel locomotive made trial runs 
on the new line*^ 


J the line was to be serviceable by 21 December?* 


In early Dacezaber, I 


25X1 


25X1 


.25X1 

25X1 


Soviet 


oonstructioa Staff 101 was in charge of liie ^Vogel« construction project, 
which Involves the construction of an east-vest railroad line extending 
from Friedriohswalde on the Eberswalde-Templin line to Vogelsang via Gollln 
and atorkow, and utilizing the former line to Karinhall.^ 


25X1 
25X1 
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JSSISSka The bridges to be constructed near Tantow over the 

Slavel Brook and over the Randow River will replace temporary bridges . 

Information on the construction of the Rordwestring 

l^ich @xb3n(i8 flroin BirkonVBrdccr to Wlisl/Qy*TnaT»]<: via HAnirl 
transmitted previously* | — , 

For location sketch of connecting curves, see Annex 1* 

— — ,jjS<^sim^n t o — This Information refers to a sec ti on of the 
Falkonberg line, i^ich is being double-tracked o | ^ 

Lgommento Tliis informat5 ^^ yafArn Nordring Berlin, which 

VB.B completed on 14 November^] | ^ 

Contrary to plans, this line section was not built double— track nor 
was it provided with a third rail for Berlin interurban traffic* The 
roadbed of the line was buHt wide enough for a second track* It is 
believed that the second track was not laid because of a shortage of 
rails, ties and electric equipment* 

— 4 sketch of the spur track yas transmitted previously* 

^ I c For the new sketch idiich ccmtalns supplementary 

information, see Annex 2* The construction of the spur track 4s connected 
with construction pi*ojects for the CTP in this area* 

Tills new tranch line is connected with the construction of 

a smva l base on Jasmunder Bodden on Ruegen Island « For last report on this 

project 

LQomentQ. ^^pur track mentioned leads to the Schorfheide airfield. 


Tt is believed that information refer s to the construction 

of a railroad line betx^en Eberswal de and Loewenberg*[ | o/^yi 

The course of the line as sketched^ ^f the present report was reported 

for the first time* See Annex 3* IVevlously, it had been assumed that the line 
would follow the shortest route between Eberswalde and Loewenbergo 
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g jkapnM ■Connecting Curves East of Br lesel anp 


^ y*o Herr./'gsdorf 



3 /->■ 


A- 


X//> 

a.'" 


7 


Legends 


formerly double=tractk7, one track ditmantled 


double-^ track line under construction 


planned connecting curve 


SISCRET /COriTROL - U.S, OFFICIALS ONLY 


Approved For Release 2009/09/15 : CIA-RDP80-00810A0002001 90006-3 





Legends 


Approved For Release 2009/09/15 : CIA-RDP80-00810A0002001 90006-3 


25X1 


SECPET/CONTROL - U.S, OFFICIALS ONLY 2 

-5- 

Spur Track near Torgelcm 


A> . y 

V ' aV , " 

y y 




f 0' 




» 


Vorgeicv/ 


hO'J:’'- \‘\ 

\ '•> . 

\ fc.rr.-i^,- ".jor enact. crT:) 




V\ 

V'. 

'V’ 

w k 
\\ 
\k 


C/z/'/Q 


-?-s 


\ 

\\ 

.A 

?:\ 


-4 single-track line 


-" tracks under construction 


\\r.-.-. 

\ •'ChuCS':,fl&tZ 

'\V 


V^' 

T 


^Y\ 

w \ 

\\\\ 

!, x\ 


net to Scy/e 




1 1 
1 1 


Approved For Release 2009/09/15 : CIA-RDP80-00810A0002001 90006-3 




Approved For Release 2009/09/15 : CIA-RDP80-00810A0002001 90006-3 


/JUiex 3 

sscRirr/coNraoL - u.s, officials only ^ ' 
Mew Railroad L ine to Be Constructed in tht> Loewenberg-°EberswaXde Area 
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Legends 


formerly double-^ track; one track dismantled 
singl«=track line 

single=track Tamplin-Prenzlau line under reconstruct 

tion 

new line scheduled for construction 
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